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RURAL  ELECTRIFICATION  ADMINISTRATION 


CONSTRUCTION  REPORT  NO.  3.  SEFTEIvBER  8,  1937 

This  Villetin  annnunces  construction  contracts  signed  and  invitations  to  hid 
issued  between  September  2 and  September  7,  1937: 

CONSTRUCTION  CONTRACTS 


MINNESOTA  65  DAKOTA;  The  Dakota  County  Electric  Coonerative , Farmington,  Minnesota, 
has  awarded  a construction  contract  to  the  Langford  Electric  Co,,  Minneapolis, 

Minn.,  to  build  205  miles  of  line.  The  low  bid  was  for  $178,429.30, 

MINNESOTA  63  SCOTT;  The  Scott  County  Cooperative  Electric  Association,  Jordan, 

Minn.,  has  awarded  a construction  contract  to  the  A.cme  Construction  Comnany,  St. 

Paul,  Minn.,  to  build  163  miles  of  line.  The  lov7  bid  was  for  $163,310.26. 

MINITESOTA  56  CROW  WING;  The  Crow  Wing  Cooperative  Fov'er  & Light  Company, Brainerd, 
Minn.,  has  awarded  a construction  contract  to  the  S.  '.V,  ’Yylie  Company,  St.  Paul, 
Minn.,  to  build  210  miles  of  line.  The  low  bid  was  for  $177,391.37. 

MINNESOTA  18  DOUGLAS;  The  Douglas  County  Cooperative  Light  and  Power  Association, 
Alexandria,  Minn.,  has  awarded  a construction  contract  to  the  Donovan  Construction 
Co.,  St.  Paul,  Minn.,  to  build  212  miles  of  line.  The  lor.-'  bid  was  for  $183,885.50. 

NEBRASKA  49  HOYvaRD;  The  Howard  County  Rural  Public  Power  District,  St.  Paul, 
Nebraska,  has  awarded  a.  construction  contract  to  the  Charles  Roebuck  Construction 
Co.,  Omaha,  Nebraska,  to  build  392.7  miles  of  line.  The  low- bid  was  for  $335,466.75. 

SOUTH  DAKOTA  6 UNION:  The  Union  County  Rural  Power  CompE,ny,  Elk  Point,  South 
Dakota,  has  awarded  a construction  contract  to  the  Jensen  and  Krage  Company,  Sio-px 
j City,  Iowa,  to  build  197  miles  of  line.  The  low  bid  was  fop  $96,165.96. 

IDAHO  4B  BONNER,  The  Northern  Idaho  Rural  Electrical  Rehabilitation  Association, 
Inc.,  Sandpoint,  Idaho,  has  awarded  a constru.ction  contre-ct  to  Fritz  Ziebartk, 

Long  Beach,  California,  to  build  103.5  miles  of  line.  The  low  bid  was  for 
$90,992.73. 

INVITATIONS  TO  BID 


G-EORCIA  67  BAC0l(;  The  Satilla  Rural  Electric  Membership  Corp.,  Alma,  Georgia,  has 
invited  bids  on  the  building  of  450  miles  of  line.  Bids  will  be  opened  Sept.  10. 

INDIANA  3037  JAY;  The  Jay  County  Rural  Electric  Membership  Corporation,  Portland, 
Indiana,  ha-s  invited  bids  on  the  building  of  150  miles  of  line.  Bids  were  opened 
September  7. 

VIRGINIA  2S  LANCASTER;  The  Northern  Neck  Electric  Cooperative,  Warsaw,  Virginia, 
ha-S  advised  that  the  date  of  opening  bids  for  construction  of  the  generating  plant 
to  energize  140  miles  of  line  has  been  changed  from  August  10  to  September  11. 
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RUrUL  ELECTRIFICATION  ADMINISTRATION 


PROGRESS  BULLETIN  SEPTEMBER  8,  1937 

GENEI'j'i  - NO.  9. 


The  Rural  Electrification  Administration  today  allotted  $323,000  to 
the  Arkansas  Pov.'er  & Light  Comoany  to  "build  di stri'bution  lines  in  four  scattered 
areas  in  ^"kansas  v;hich  are  contiguous  to  the  company's  system  and  in  v/hich 
pu"blic  or  cooperative  pro^lects  were  deemed  unf easi'ble . 


The 


money 


i s to 


"be  used  for  four 


separate  project  ’units, 


as  follows: 


Section  1 

Aiaount 

Conv/ay 

) 

Pope 

) 

74,135 

Yell 

) 

Section  2 

Independence) 

Izard 

) 

Share 

) 

73,268 

White 

) 

Jackson 

) 

Section  3 

Boone 

) 

Marion 

) 

Newton 

) 

89,537 

Searcy 

) 

Section  4 

Gran  t 

) 

Hot  Spring 

) 

Garland. 

) 

86,950 

Clark 

) 

Saline 

) 

Miles 


117.7 


116.5 


127 


142 


503.: 


Customers 


365 


396 


465 


425 


1.652 


inese 


individual  amounts  are 


They  tota.1  slig'ntly  more  than  $323,000; 
the  urojects. 


maxim’iras  which  may  he  used  for  each  unit 
the  difference  will  he  adjusted  among 


In  reco’unting  the  circumstances  surrounding  this  allotment,  Administrator 
John  M.,  Carmody  said: 


"This  allotment  is  the  result  of  extended  negotiations  het’-’^een  the 
company  officials  and  REA,  The  original  proposal  hy  the  comoany  embodied  an 
arrangement  whereby  the  company  would  set  up  borrowing  organizations,  cooperative 
in  form,  bi.iild  the  lines  for  them,  furnish  wholesale  power,  and  service  and 
maintain  the  lines.  In  payment  the  conroany  proposed  to  take  75  percent  of  the 
revenue  from  the  lines.  The  remaining  25  oercent  was  to  be  used  by  the  co- 
operative to  amortize  the  Government  loan  and  to  meet  its  own  small  organization 
expenses. 
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" STibscquently  a survey  lay  RSA  indicated  that  the  Arkansas  areas  in 
the  company’ s application  v/ore  so  widely  separated  that  they  could  not  he 
unified  in  one  cooperative. 

"On  the  other  hand,  the  areas  to  he  served  'wore  too  small  and 
scattered,  individually,  to  warrant  formation  of  senarate,  indeuendent  and 
strong  cooperatives  to  furnish  the  service. 


"The  nature  of  the  uroject  territory  is  such  that  only  extremely  lov;- 
cost  linos  will  permit  service  to  all  residents  on  a cornu rehonsivc  or  area 
basis.  It  appears  that  any  organization  building  the  lines  needs  the-  advanto.gc 
of  low  interest  rates  available  from  RSA.  The  farmers  in  the  project  territory 
arc  eager  for  electric  service  and  have  indicated  their  satisfaction  at  the 
prospect  of  getting  it  from  the  company.  We  therefore  proposed  a direct  loan  to 
the  company,  and  this  was  agreed  upon." 


EEA  officials  and  representatives  of  the  company  hoA’-e  hold  extended 
conferences,  arranging  details  of  the  loan;  immediately  after  appro*’-ing  the 
allotment,  Administrator  Carmody  cxecut'ul  a loan  contr,act  for  the  jiroicct  and 
approved  the  comuany’ s engineering  specifications  for  the  lines.  Construction 
will  start  as  soon  as  materials  can  be  assembled  on  the  .job. 

In  -addition  to  this  allotpient,  HRA  allotted  funds  for  several  other 
projects,  as  follows; 


lEW  ALLOHSHTS 


ILLINOIS  8036W  IROQWOIS 

Eastern  Illinois  Power 
Cooperative, 

Wat  seka , 1 11 i no i s . 


Allotment  of  $?0,000  to  finance  house 
wiring  and  plumbing  installations  for 
about  250  customers.  A total  of  $700,000 
has  been  .allotted  for  distribution  lines. 


NERRAStU  S004W  POLK 
Polk  Co^Jn.ty  F:m’al  Public 
Power  District, 
Strornsburg,  Nebraska. 


Allotment  of  $5,000  to  finance  house  -firing 
and  ol'ijjnbing  in sto-lla-tions  for  about  50 
customers.  A total  of  $367,500  has  been 
allotted  for  distribution  lino-s  and  the 
first  section  is  now  under  construction. 


NORTH  D.iIg)Ta  8008W  BENSON 
Baker  Electric  Cooperative, 
Inc . , 

Baker,  North  Dakota. 


Allotment  of  $3,000  to  fin.anco  house  wlr 
and  plsxrabing  in  st.allationG  for  about  45 
customers.  A tot.al  of  $50,000  has  boon 
allottodl  for  distribution  lines  and  the 
first  section  is  now  under  construction. 


OKLAHOILI  8006W  C.hDD0 

Caddo  County  Electric  Cooperative, 

Albert,  0 kl  ^iho  ma . 


Allotment  of  $7,000  to  finance  house  wiring 
and  plumbing  in  staliatio.ns  for  about  70 
curtomors.  A total  of  $180,000  has  been 


allotted  the  project  for 


and  the  first 
tion. 


section 


di  sti’ibution  lines 
now  under  construc- 


s 


OHEGON  80], 4T  ullATILLA 
Umatilla  Electric  Cooperative 
Association, 

Hermiston,  Oregon. 


Allot.’nent  of  $15,000  to  finance  house  wiring 
.and  plTimhing  installations  for  about  150 
customers.  A total  of  $129,000  has  been 
allotted  for  distribution  lines  to  be  built 
by  this  organization. 


I VIHGXUI.-^  29  U5LS01T 

(Cooperative  being  formed) 
J.  B.  Uhitchead,  Lovington, 
Virginia  - Correspondent. 


Partial  allotment  of  $100,000  out  of  $141,000 
reauested  to  build  129  miles  of  line  to 
serve  391  customers  in  Nelson,  Rockbridge, 
Amho'.rst,  Appor.atto:>:  and  Albemarle  Counties. 
Viholesale  power  may  bo  supT:)lied  by  the 
Virginia  Public  Service  Conuany, 


